
ME11RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAH E FI) ZLLFIOAR A LI DIIUTTQ CAMPUS, KHAIRPUR MIR^S 

Phone No.0243-9280314 

No. PD/MUET/KIIP/-5* 
Dated: 07-02-2017 


To, 


Manager (Reforms) 

Sindh Public Procurement Regulatory Authority, 

Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi. 

SUBJECT: FOR AIR-CONDITIONING WORK OF ICP CELL, MECHANICAL 

ENGINEERING DEPARTMENT & CAFETERIA AM) FOR 

TRANSFERRING THREE NOS TRANSFORMERS FROM ACADEMIC 

PREMISES TO RESIDENTIAL BLOCK AND HT WORK FOR 

DEVELOPED PHASE OF THF, RESIDENTIAL COMPLEX AT MUET, 

SHAIIEED Z.A BHUTTO CAMPUS KHAIRPUR MIR S 


Reference: NIT NO: PII) (H) 98100 DATED 12-11-2016 SERIAL No.30490. 


Dear Sir, 


Please find enclosed herewith the I etter of Award, BOQ, Contract Agreement; BER 
and Contract Evaluation Form for hoisting on SPPRA Website as required under Rule No.50 of 
SPPRA 2010. 

It is pertinent to mention here that the BER along with other required documents 
have already been sent to SPPRA under Rule 45 of SPPRA Rule 2010 vide this office letter 
No. PD/M U ET/KH P/-5 5 4 Dated: 28-12-2016 and the same has been hoisted on SPPRA Website on 
05-01-201 7. (Copy enclosed). 


With Best Regards, 








PROJECT DIRECTOR 
’qvlUET, SZAB, CAMPUS KHAIRPUR MIR’S 


C.C 


I . Secretary to Pro Vice Chancellor, MUET. Shaheed Z.A.B Campus Khairpur Mir's. 


MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAIIEED ZULFIOAR ALI BHUTTO CAMPUS. KHA1RPUK M1IUS 

Phone No. 0243-92803 14 

No. PD/MUET/KI IP/-37 
Dated: 1-02-2017 
To, 

M/s OM Parkash M.Kundnani, Larkana 


WORK ORDER 

Subject: FOR TRANSFERRING THREE NOS TRANSFORMERS FROM ACADEMIC 

PREMISES TO RESIDENTIAL BLOCK AND IIT WORK FOR DEVELOPED 

PHASE OF THE RESIDENTIAL COMPLEX AT MUET. SHAHEE1) Z.A 

BHUTTO CAMPUS KHAIRPL R MIR’S. 

Ref:- Your Percentage Based /Item Rate Tender , Dated: 20-12-2016 



I am pleased to inform you that your Percentage Based / Item Rate Tender for the above 
% subjected work at the cost of Rs.2, 098, 900.00 has been accepted by the University Authorities being 
the lowest rate tender in competition, with the following Terms and Conditions: 


• The Fittings. Fixtures and Material shall be used after sample approved by the office of the 
undersigned. 

• The condition of equivalence shall be applicable/ acceptable on the production of certificate of 
non availability of 1 st preferred Fittings / Fixtures and Material mentioned in the conditions of 
contract. 

• No Premium shall be allowed on Non-Schedule Items. 

• No Cartage shall be Paid Separately. 

No any Mobilization Advance shall be allowed. 


You are therefore advised to attend office of the undersigned within seven days for executing the 
agreement (on duly adhesive stamped paper), and complete other formalities to start the work at site. 


You are therefore advised to start the work within seven days after signing the contract & complete 
entire work within 01 month in all respects according to the Drawing Design & Specifications 
under the supervision of Executive Engineer and Assistant Engineer Electrical). MUET. Shahced 
Z.A Bhutto Campus Khairpur Mil’s. 



Copy f.w cs for information to: 

1 . The Director Finance, MUET, Jamshoro. 

2. The Secretary to the Vice Chancellor. MUET, Jamshoro. for zr: m 

3. Executive Engineer MUET, Shaheed Z.A Bhutto Campus Kh* 

4. Assistant Engineer (Electrical) MUET, Shaheed Z.A Bhutto 
5 Secretary to The Pro- Vice Chancellor, MUET, Shaheed ZA 3rtsssi 


frr compliance. •>- j 
«^rVir-s. 





■ 


I 


Bid Evaluation Report 

i \;mk‘ id I* ocuniiL > Mchran t iitvcmh of hiigiuccriu^ & ledinutugs. SliahecU /..A Bhutto ( inupuj klr.iirpm Mu' 

1 craiot Reference No.PD'Ml F I M IP ‘-46<> Dated* I M 1 . 20 1 ft & Corrigendum No:PD'MUF I Kl IP--47M Dated :»-!!-:•> - 

I ciuli i Dcwr.p on Name ol \M>rk'nc*m Fur Transferring Three i\os Transformers from Academic 

premises hi Residential Block ;nul II T >vork lor Developed 
Phase of the Residential Complex at ML’ET, Shalieed /.A 
Bhutto Campus Khairpur Mir’s. 

1 Met In »ti ol Pioauement Domestic / Local 

' I aider Published: SPPUA VVehsitcun 16-11-21)16. 

Print cC Electronic Media (SPPR.i ID A V 30490 & MUET Jams horn Website on 1 6 - ! I - 
201 6 Dails Daw n Dated 1 4- / I -2016, Rozuni Sindh Express Dated 12-11-201 6 <X Dai/ \ 

Jung Dated: 13-1 1 •2016. 

(> lot a I Bid documents Sold: Pour (04) Nos 
I olol llids- KcecRedr I lirce (03) Nos 

H I echnical Bid Opening date (if Applicable) .V//I / Provide details in separate farm) 

n No of Bid technically qualified (if applicable): N/A 

Ml 

I i inane i;d Bid Opening date; 20-12-2010 

12. Bid F\ ablation Report: 


s 

\o 

\iimc of Eirtn or Kidder 

Cost offered by 
the Kidder 

Ranking in 
terms of 

Comparison 
with Estimated 

Reasons for 
accept a nee/ 

Renan A s j 



L USt 

cost 

reje< Hon 


1) 

1 

: 

3 

1 

5 

(> 

1 

M *OM Pa; k.i s i 

VIKuiulnani. Larkatia 

Its. 20.98. *J0U 0(J 

1 * lowest 

2.3.1% Ik-low 

Accepted due to 

I* 1 lowest 


2. 

\|N Kashi! Constructor. 
Khairput 

Ks.2l.4X.. 1X1. 110 

I 2" d lamest 

f> CM % Below 

2 n,J Lowest 

• 


VI s ( i A Fleet r ie Store. 
Khairpur 

ICs. 22. 02. 200. 00 

I bdust 

2 ,17% Above 

1 li idlest 




.Signatures of the .Members uf the Committee. 


I t Niiiud I luwim I .lijun 


U 


I i tei. \ 

Ihi'ieip 
I Mctn. l Mem: vi 


ith.imnuul rim 


nut Ml.t Muhimmutd rlml 
,ti P I 1 1 t a *1 . kluiitpiu Mil s Chaiimnti i n il hue.! Dep'.t 

Mi l I. >/AI3 Campus kllaupur Mir';. 
Mciubcr 


+ • * ** 

Mi VtiujsiHnt Ahmed Mcrtinfi 

i i-Mii HipcsUUtkei Klni ipiu 

i «i* i -.‘il vieniiv 



Mi (ihularrT Mujl.iha Ahh.tsi 
I sccutivca -nyineer |MetU ie.il ) 
SALD Kluiirpm I \lcm.il Member 


i 2 

NavrrrpAli llrohi 

Asstsiaui I ngineertl leeltica!). 

Member Secretary 

S/AH Campus khurpur Mir’s 


|jier.S;i[|ad lais^ain Mem«»n 
In-ca.rree Project Director 

YIUI I . Sliahccd / A Bhutto t .iiiipus. Klunrpur MiA Coinencr 


21 



MKIIKAN KMVKRS1 I V OF KMU.NKKRINl, & TKCIINQIA 

SHAI1KKD 7,A H HUTTO CAMPUS KHAIRPUR MIR’S 

Phone No.0243-9280314 


No. PD/MUET/KHP/-$sU 
Dated. 28-12-2016 


Manager (Reforms.) 

Sin dli Public Procurement Regularity Authority 
barrack-8 Secretariat 4-A 
Court Road 
Karachi. 


SI imPCI RID EVALUATION REPORT FOR THE TENDER FOR AIR- 


CONDITIONING WORK OF IIP CELL, MECHANICAL ENGINEERING 

DKPARTMENT & CAFETERIA AND TOR TRANSFERRING THREE NOS 

TRANSFORMERS FROM ACADEMIC PREMISES TO RESIDENTIAL 

BLOCK AND HI WORK FOR DEVELOPED PHASE OF THE 

RESIDENTIAL COMPLEX AT MUET, SHAH LED Z.A BHUTTO 

CAMPUS KHAIRPUR M11CS. 


Reference: NIT NO: PI I) (II) 98100 DATED 12-1 1-2010, SERIAL NO. 3049(1, 


I >ear Sir. 


We arc enclosing printed as well soli copies oil (*l) of Bid Evaluation Report (Signed b\ the 
Procurement Committee) of the subject NIT for hoisting / publication on the SPPRA website in 
compliance of Rule No. 45. 

It is further requested that the Bid Evaluation Report may kindly be hoisted at SPPRA website on 
the Evaluation Reports webpage, at earliest so that the post tender codal formalities could be 
completed 

Your earliest response will highly be appreciated. 





ROJECT DIRECTOR) 


t r to: 


1 Deputy Director, ICPC. VI IJP I , Shaheed Z.A Bhutto Campus Khairpur MiVs Bid Evaluation Report 
fur uploading on Web-Site ofMtJEl . Shaheed Z.A Bhutto Campus Khairpur Mir's 

2 t he Secretary to Pro-Vice Chancellor. Ml )L:T. Shaheed Z.A Bhutto Campus, Khairpur Mir’s 





- 7 WL ELECTRIFICATION a ENERGInATK** C*F S»0»Tli> Jt 
:«> of WATRE Sl l'I’I.V AT RF.SID£>TLUL CCWgUMTOJWEy 
SZAB CAMPUS KHAIRWR MB'S. 



DESCRIPTION 

■ 

double structure for 100, 200 KVA 
— er with 36 feet high lattice steel 
^ .r. poles, including foundation & 
liable Pole Platform & all 
: >iry hardware/ accessories to 
re the work in all respect & as per 
A standard as per the directions of 
neer In charge. 

and installation of 100 
_ IKV/400V (PEL or equivalent as 
ed byEl)transformer as per 
r ation & WAPDA standard to be 
iled on already prepared structure 
lem# I above as per the directions 
rnrneer In charge. 


QTY 



4.00 


/ £ if &£?>£> 


1.00 


Eaz? 


rice ?o( .. 


r - . installation and commissioning of 
rr p-out fuses unit, HRC type rated 
\mps at 1 1KV system as 
— - ’ ration & meeting WAPDA 
r.rir-ment including providing 
rseng rod & all other hardware 
a. ~ runting accessories to complete the 
• -• i' per specification & WAPDA 
crtfcrfd in all respect as per the 
: tst; ms of Engineer In charge. 


4.00 




P.Se: 




OO 


* r- and installation of 3.0 meter long 
; T ir dia mild steel galvanized steel earth 
• required Including ground conductor 
Tn dia galvanized standard steel wire 
, 'Ssi ~er accessories to complete the work 
.. WAPDA standard as per the 
: "ns o f Engineer In charge. 






15.00 


P.Eac'r. 


370 



- y and installation of 36' high lattice 
firucture including foundation for 
lattice structure as per WAPDA 
xdird & all necessary 

ire/accessories to complete the work 
respect as per W APDA standard as 
r c directions of Engineer In charge. 


£)S 


<5 Ye) 


8.00 


P.Each 




OeCD 



1 


- ?curcment Regulatory Authority | wvvw.ppras indh.gov. pk 


OlvrRTRKKpl. KUNDN^P 
Govt: j^ontractor 
Larkana 


e 15 


arc -dilation of cross arms 
i .... . Q f \ iky pin/ disc 
*- - r. roll Sc all other hardware 

- : x as per WAPDA standard, to be 
ready installed 36’ high steel 

“are complete in all respect as 
• r as of Engineer In charge. 

mi relation of 11KVHT 
n-r 'R \BBFP on already installed 
re-e’ fmivture cross arms with pin 
m -r reloding fixing mounting 
p..: rc Sc al! other accessories to 

:e work in all respect as per the 

ere "^Engineer In c harge. 

ard installation of pole stay 

- binding foundation & 

, -£ 8SWG mild steel galvanized 

v — *. ild steel galvanized steel rod of 
I “ dia & 6' long or as required, 
mex'e assembly and all 1 other 
res hardware to complete the 
gi m m t. all respect! & 1 per WAPDA 
rz Sc specification as per the 

: x: £5 of Engineer In cha rge. 

r : cross arms complete with set of 
-- disc insulator, nut, bolts & all 
hardware accessories as per 
I V - : _ \ standard to be mounted on 
% at mstalled 36' high steel lattice 
; 5 TT£imre complete in all respect as per the 
: > - — ^ of E ngine er In charge. 


23.00 




* - 


£4 


/ -7 * 


3800.00 


6.00 



(Dismantling from existing 
t — at Old land / academic block & 
e : -xtallation at new land /residential 
- MUET SZAB Campus) 03 Nos 


14.00 


P.Rft 


C • 

c/' 


P.Each 


7 J%ec/^ 



/Sfiool 


P.Each f^ocJ X^leacfc 
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A890488 


PAKISTAN 


PAKISTAN 


rV| SPECIAL 
I* ADHESIVE 


WHLRLAS the Procuring Agency is desirous that certain Works. vir For Transferring from 
academic premises lo residential block and II I work For developed phase oT the residential 
complex at MTET, Slinliceri /.. A. Bhutto Campus Klinirpnr Mil's side work order 
No.PD/Ml I r/K IIIV-37 Dated :01 -02-20 1 7 an amounting to ks. 2,098,900. 00 should he 
executed hv the Contractor and has accepted a Bid hy the Contractor for the execution nrd 
cor j> ict ion ol'sfc eh \V oiks and the remedying ol’anv delects therein. 

NOW l us Agreement w itncsscs as follow s: 

L hi dt;> Agreement words and expressions shall have the same meanings as 
arc respectively assigned lo them in the Conditions of Contract hereinafter referred 
to. 

2* I lie following documents nftei incorporating addenda, if any except those 
parts relating to Instructions to Bidders, shall he deemed to lor in and he read and 
construed as part or this Agreement. \ 

(a) Tiie Letter of. Acceptance: 

(b) The completed Korin of Bid along with Schedules to Bid: fc) 

Conditions of Contract & Contract Data. 

ul) I he pi iced Schedule o ' Prices Bill of quantities (BoQ): c) 

I be SpeeiUcaiionc and 
ill l he l>iav.fng> 


In consideration of the payments to be made by the Procuring Agency to 
the Contractor as hereinafter mentioned, the Ccrtracipi hereby covenants 
vxith the Procuring Agency to execute ind complete the Works and remedy 
delects therein in conformity and in all respects within the provisions oh the 
Contract. 


i OFFICES ''RXA£* / 
ISSUED ON 1/ 


• : ?(ltt 


D.A.0.L 


FORM OF CONTRACT ACUFFMF.NT 


HIS ro\ FR ACT AGREEMF.N (hereinaflci caileJ ihc Attreeme.it'*) nuiuc on the jsJA 

! and technology. Slutliccd /.. v 
isltairpiir Mir s (hereinafter called the 'Procuring Agenex”) o r die »ne 
M/sOM Pnrkasli M.Kumlnnni, Larkatia (hereinafter called the ’Contractor") of the 

olhei pur t. 




A890489 


PAKISTAN 


PAKISTAN 


^PAKISTAN 


SPEOfAL 

ADHESIVE 


SPttlAL 

adhesive* 


*)HESIVI 


/ r 7 ) £/' 7 yx 


and £x*OHielo Ver.f1/:r 
District Mci mils Officer 
Wiairpur 


IvJforcK covenant t \r- the Contractor. in consideration of 
ffficuon of the V\ orks as per pros isions of the Contract, the 
n other sum ina> become payable under the provisions of 


k* exccu 

' "w tract* 


:v WITNESS WHEREOF the parties iw*r»*m iw* « 


..vcordnnce s\ iih ihci 




S . t: I.; i^^lj ^ f 'eVR^'r^ " c • 
BUF;T, Sha hc ad Z A^BIwtto CampuJ 
(Sea \ Khairptir Pair's 


VI I • I Ito/I Vj'M 


4^^ ' 

Witness: 

7 ^V j 6 v. /%» ,^vo^ ijowv 


\\ ll U- V 







• Name Title and Andress) 


(Name I itlc and Address) 





SINDH PUBLIC PROCUREMENT REGULATORY AUTHORITY 


CONTRACT EVALUATION FORM 


TO BE FILLED IN BY ALI. PROCl RUNG AGENCIES FOR PUBLIC CON TRACTS OF 

WORKS, SERVICES & GOODS 

MUET Shaheed Z.A Bhutto Campus Khairpur Mir*s 

1 ) NAME OF THE ORGANIZATION / DEPTT. 

2) PROVINCIAL / LOCAL GOVT./ OTHER 

3) TI TLE OF CONTRACT 

4) TENDER NUMBER 

5) BRIEF DESCRIPTION OF CONTRACT 

6) FORUM THA I APPROVED THE SCHEME PDWP Sindh 

7) TENDER ESTIMATED VALUE 

8) ENGINEER’S ESTIMATE 
(For civil works only) 


Provisional Government 

Tor Air-Conditicning work of iCP Cell, Mechanical Eng neerlng 
.Department and Cafe t en a of MUFT.S Z. A B Camp us Khairpur M ins. 

PD/MUET/KHP/-466 Datec: 11-11-2016 


For Air-Conditiuriing work of ICP Cell, Mechanical Engineering 
Dep artment and Cafeteria of MUET S.Z A.P Campus K hai.xur Mir s 


1,860,300 00 


1,875,500.00 


9) ESTIMATED O 

10) TENDER OPE1 



RIOD (AS PER CONTRACT) 
20-12-2016 


01 Month 


Three (03) Nos 


11) NUMBER OF 
(Attach list of buyers) 

12) NUMBER OF BIDS RECJ 

13) NUMBER OF BIDDERS PRESENT AT 

14) BID EVALUATION REPORT 
(Enclose a copy) 

15) NAME AND ADDRESS OF THE SUCCESSFU 

16) CONTRACT AWARD PRICE 


17) RANKING OF SUCCESSFUL BIDDER IN EVALUATION 
(i.e 1”. 2 nd , 3 ,d EVALUATION BID). 1st Lo " as > 



18) METHOD OF PROCUREMENT USED : - ( l ick one) 

a) SINGLE STAGE - ONE ENVELOPE PROCEDURE Domestic 

b) SINGLE STAGE - TWO ENVELOPE PROCEDURE 

c) TWO STAGE BIDDING PROCEDURE 

d) TWO STAGE - TWO ENVELOPE BIDDING PROCEDURE 



PLEASE SPECIFY IF ANY OTHER MF.THOD OF PROCUREMENT WAS ADOPTED i.c. 
EMERGENCY, DIRECT CONTRACTING ETC. WITH BRIEF REASONS: 


1/3 


Vice Chancellor 


19) APPROVING AUTHORITY FOR AWARD OF CONTRACT 


20) WHETHER THE PROCUREMENT WAS INCLUDED IN ANNUAL. PROCUREMENT PLAN? 


Yes 

Li 

No 



21) ADVERTISEMENT: 
i) 


SPPRA Website 

(If yes, give date and SPPRA Identification No.) 


Yes 

SPPRA No 30490 dated 16-11-2016 

No 



ii) 

News Papers 
(If yes, give nar^| 

newspapers and dates) 

Yes 

Daily Down on 14 11-2016. Rozam Sindh 
Express on 12-1 1-2016 & Daily Jung on 
dated 13-11-2016 


« \ 

) 

No 



22) NATURE OF COP 




Int. 


23) WHETHER QUALIFICA 

WAS INCLUDED IN BIDDLNG / TENDEF 
(If yes, enclose a copy) 


24) WHETHER BID EVALUATION CRITERIA 

W AS INCLUDED IN BIDDING / TENDER DOCU, 
(If yes. enclose a copy) 



ENTS? 


Yes 

✓ 

No 




Yes 

✓ 

No 



25) WHETHER APPROVAL OF COMPETENT AUTHOR1 [$ WAS 
METHOD OTHER THAN OPEN COMPETITIVE BIDE 


26) W AS BID SECURITY OBTAINED FROM ALL THE BIDDERS 9 


27) WHETHER THE SUCCESSFUL BID WAS LOWEST EVALUATED 
BID / BEST EVALUATED BID (in case of Consultancies) 

28) WHETHER THE SUCCESSFUL BIDDER W AS I ECHN1CALLY 
COMPLIANT? 


D FOR USING A 


Yes 


No 


Yes 

F 

No 

r 


Yes 

r 

No 

✓ 


Yes 


No 

✓ 


29) WHETHER NAMES OF THE BIDDERS AND THEIR QUOTED PRICES WERE READ OUT AT 
THE TIME OF OPENING OF BIDS? 


Yes 

✓ 

No 

r 


30) WHETHER EVALUATION REPORT GIVEN TO BIDDERS BEFORE THE AWARD OF 
CONTRACT? 

(Attach copy of the bid evaluation report) 


Yes 

F 

No 

F. 




31) ANY COMPLAINTS RECEIVED 
(If yes, result thereof) 


Yes 


No No 


32) ANY DEVIATION FROM SPECIFICA I IONS GIVEN IN I HE FENDER NOTICE / DOCUMENTS 
(If yes, give details) 


33) WAS THE EX I ENSIGN MADE IN RESPONSE 1 1 ME? 
(If yes, give reasons) 


Yes 


No 

Nc 


34) DEVIATION F 
(If yes, give deta| 


TION CRITERIA 



Yes 


No 

No 


Yes 


No 

No 


35) WAS IT ASSURED BY THE PROC 
BEACK LISTED? 


36) WAS A VISIT MADE BY ANY OFFICER/O 
SUPPLIER’S PREMISES IN CONNECTION WIT] 
BE ASCERTAINED REGARDING FINANCING 
(If yes, enclose a copy) 


CY THAT THE SELECTED FIRM IS NOT 


Yes 

✓ 

No 



JE PROCURING AGENCY TO THE 
PI^igUREMENT? IF SO, DETAILS TO 
LI , IF ABROAD: 


37) WERE PROPER SAFEGUARDS PROVIDED ON M 
THE CONTRACT (BANK GUARANTEE ETC.)? 



Yes 


No 

✓ 


VANCE PAYMENT IN 


Yes 


No 

✓ 



38) SPECIAL CONDITIONS. IF ANY 

Yes 



(If yes, give Brief Description) 


A 





V 

No 

No 


08 * 


Signature & Official Stamp of 

Authorized Officer ffj: £ ^ 

MUtI, Shahecd 2. A. Bhutto Campus 
Kh ai^ pw 44t f -s 


FOR OFFICE USE ONLY 


SPPRA, Block. No. 8, Sindh Sccreturkit A V.4-A, Court Road , Karachi 

Tele: 021-9205356; 021-9205369 & Fax: 021-9206291 


Rrint I Save I Reset 


3/3 





MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED ZULFIOAR ALI BHUTTO CAMPUS, KHAIRPUR MIR’S 

Phone No. 0243-9280314 

No. PD/MUET/KHP/-3 8 
Dated: 1-02-2017 
To, 

M/s Kashif Constructor, Khairpur Mir s 

WORK ORDER 

Subject: FOR AIR-CONDITIONING WORK OF ICP CELL, MECHANICAL 

ENGINEERING DEPARTMENT AND CAFETERIA OF MEET. SIIAIIEED 

Z.A BHUTTO CAM PL'S KHAIRPUR MIR’S. 

Ref:- Your Percentage Based /Item Rate Tender , Dated: 20-12-2016 

1 am pleased to inform you that your Percentage Based / Item Rate Tender for the above 
subjected work at the cost of Rs. 1,860,300.00 has been accepted by the University Authorities being 
^ the lowest rate tender in competition, with the following Terms and Conditions: 

• The Fittings, Fixtures and Material shall be used after sample approved by the office of the 
undersigned. 

• The condition of equivalence shall be applicable/ acceptable on the production of certificate of 
non availability of l sl preferred Fittings / Fixtures and Material mentioned in the conditions of 
contract. 

• No Premium shall be allowed on Non-Schedule Items. 

• No Cartage shall be Paid Separately. 

No any Mobilization Advance shall be allowed. 

You are therefore advised to attend office of the undersigned within seven days for executing the 
agreement (on duly adhesive stamped paper), and complete other formalities to start the work at site. 

You are therefore advised to start the work within seven days after signing the contract & complete 
entire work within III month in all respects according to the Drawings, Design & Specifications 
under the supervision of Executive Engineer and Assistant Engineer (Electrical), MUET, Shaheed 
Z.A Bhutto Campus Khairpur Mir's. 




PROJECT DIRECTOR. 


( opy f. vv.es for information to: 

1 . The Director Finance, MUET, Jamshoro. 

2. The Secretary to the Vice Chancellor, MUET, Jamshoro, for information. 

3. Executive Engineer MUET. Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

4. Deputy Director Finance, MUET. Shaheed Z.A Bhutto Campus Khairpur Mir's. 

5. Assistant Engineer (Electrical) MUET. Shaheed Z.A Bhutto Campus Khairpur Mir s for com 

6. Secretary to The Pro-Vice Chancellor, MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 




' ; 


r 


B id Eva I u a tiqn Report 

. Name o I Procuring Agency: Melimn University of Engineering & Technology, Sliahecd A Bhutto Campus Khairpur Mir’- 

T I ciuicr Reference No:PD>MUKT/KHP/-466 Dated 11-1 1-2U16 & Corrigendum No;PD/MUi:T/KMP/-479 Dated: 28-1 l -20 lb 

% 

; l ender Descrij'tiun. Name ul work, iteir. For Air-Conditioning work of 1CP Cell, Mechanical- Engineering 

Department and Cafeteria of MULT, Shaheeti X.A Bhutto Campus 
Khairpur MiCs. 

* Method of Procurement: Domestic / Local 


Tcndci Published: SUPRA Website on 16-11-2016, 

Print dS Electronic Media tSPPRA ID So. 30J9U & MUET Jamshoro Website on 16-11 
2d 16. Daily Daw n Dated: 14- 1 1-2016. Rozani Sindh Express Dated 12- J 1-2UJ 6 dr Daily 
dun# Dated; J 3-1 1-20J 6 

(V l otul Bid documents Sold: Three (03) Nos. 

7 total Bids Received: Three (03) Nos. 

X fechnical Bid Opening dale: (if applicable) N/A (Provide details in separate form) 

0 No. of Bid technically qualified (if applicable): N/A 

1 0. Bid(s) Rejected: NIL 


1 1 financial Bid Opening date: 
12. Bid Kvaluation Report: 


20-12-2016 


s 

Vo 


Cost offered by 

Ranking in 

Comparison 

Reasons for 


Nome of Firm or Bidder 

the Bidder 

terms of 

with Estimated 

acceptance/ 

Remarks 




cost 

cost 

rejection 


<i 

1 

2 

3 

4 

5 

<• 

1 

M/s Knshif Constructor. 
Khairpur 

Rs. 18,60.300.00 

1* lowest 

0.81% Below 

Accepted due to 

1 * lowest 


*> 

M/s Gul 1 raders. 1 lyderahad 

K$. 19,29.000.00 

2 <Hl Lowest 

2.85% Above 

2 n * Lowest 



NTs Oin Park ash 
\1 Kundmmi. 1 arkaua 

Rs 19.89,000,00 

Highest 

6 05% Above 

Highest 

J 


Signatures of the Members of tlu* Committee. 






l iver Atta Muitumnlnti Pruil 


Vn" 

t i.m Mi s.iijiii^l Insulin lalpur 
r mupal P I I I iiCf K laiipm MirN C uirmrm C ivil 1-r.gg. DvpU: 
l \ Unu I Member 

c!l 

Mi Vkirtsood Ahmed JMemon 
i- lit* i I **tsVO * 1 fleer kluiirpor 
fiber 


1 


MALT. S/AB Campus khairpur Mu's 
\fcmbcr 


*i 

Mr. Cilntlum Mtijt^tni Ahhasi 
Executive Engineer (BWetiual) 
SAl.tl. klinirpur. I \tenu>l Mcmbei 


\ 


Or 

l. CHfimiui 


\ternnl MtyfilKT 

/ 


Irtputy D/recU'i I in.incc 

MCL ].j6ZA\& C ampus khniiput Mir a Member 






I iji N lveetpAli Bi ohi 
Assista m Engineer (Elcririi.il) 
Member Secretary 
S/AB Campus Khnirpm Mu • 




f ligr.Sajjnd Muss, tin Memoii 
hecbarec Project Director 

MUh I Shnheed /..A Bhutto Campus. Khairpur Mir’s Convener 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR' ’S 

Phone No.0243-92803 1 4 


No. PD/MUET/KHP/-9S l 4 

Dated: 28-12-2016 


To. 


Manager (Reforms) 

Sindh Public Procurement Regularity Authority 
Barrack-8 Secretariat 4-A 
Court Road 
Karachi. 


SUBJECT: BID EVALUATION REPORT FOR 1 HE TENDER FOR AIR- 

CONDITIONING WORK OF 1CP CELL. MECHANICAL ENGINEERING 

DEPARTMENT & CAFETERIA AND FOR TRANSFERRING THREE NOS 

TRANSFORMERS FROM ACADEMIC PREMISES TO RESIDENTIAL 

BLOCK AND HT WORK FOR DEVELOPED PHASE OF THE 

RESIDENTIAL COMPLEX AT MUET, SHAHEED /..A BHUTTO 

CAMPUS KHAIRPt'R MIR’S. 

Reference: NIT NO: PID (H) 98100 DATED 12-1 1-2016, SERIAL NO. 30490. 

Dear Sir, 

We are enclosing printed as well soli copies on CD of Bid Evaluation Report (Signed by the 
Procurement Committee) of the subject NIT for hoisting / publication on the SPPRA website in 
compliance of Rule No. 45. 

It is further requested that the Bid Evaluation Report may kindly be hoisted at SPPRA website on 
the Evaluation Reports webpage, at earliest so that the post tender codal formalities could be 
completed. 


Your earliest response will highly be appreciated. 





PROJECT DIRECTOR) 


C.C to: 


1 . Deputy Director, ICPC, MUET, Shaheeil Z.A Bluitto Campus Khairpur Mir’s Bid Evaluation Report 
for uploading on Web-Site of MUET. Shaheed Z.A Bhutto Campus Khairpur Mir's. 

2. The Secretary to Pro-Vice Chancellor, MUET, Shaheed Z.A Bhutto Campus, Khairpur Mir’s. 



AIR-CONDITIONING WORKS 

OF ICP CELL, MECHANICAL ENGINEERING DEPARTMENT & CAFETERIA 
MUET, SHAHEED ZA lill I 'L l O CAMELS KHAIRPUR MIRS 


Main Summary 




(tniUo-A, eX\id liuttfajzdp '/Luu^. 

Amount in words: 0 _ l I Q — 

f* 




A- ICP Cell 




L 

Supply and installation of Owner 
specified (Mitsubishi or equivalent as 
approved by Engineer Incharge) Air- 
cooled mini-split type Air conditioning 
units complete with controls and 
accessories and foundations for 
outdoor units. Complete with Refrigent 
piping, valves, fittings, Refrigent 
charge and oil charge as per the 
directions of Engineer In charge. 

— 





a) Capacity I.OT.R 

i 

Nos. 


it* 


c) Capacity 2.0 T.R 

5 

Nos. 

y 


2. 

UP VC piping class D for equipment 
drain system complete with fittings. 
Specialties & Accessories for units of 
item U 1 as per the directions of 
Engineer In charge. 

6 

P.Job 


/ 

3. 

4 oz, weight coarse and 8 oz canvas 
cloth for pipe installation jacketing as 
per the directions of Engineer In 
charge. 

6 

P.Job 

lj£&C 


* 4. 

Formatted plastic pipe insulation for 
refrigerant piping complete with 
accessories as per the directions of 
Engineer In charge. 

6 

P.Job 

&SO 

33 

5 

3"Dia U-PVC conduit riser from 
Indoor Unit (Outdoor Unit to be placed 
on Roof / Mounted in wall as per site 
requirement) for laying of refrigerant 
pipes and electric cables lor each 
individual AC unit as per the directions 
of Engineer In charge. 

6 

P.Job 


no&/~ 


TotnI-A 



RS 



Mfc Kasirif cwsfactor* 


Sindh Pi-bl ic Procurement Regulator)' Authority | wwv. . opra si nil li . gov . pk 
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1. 

Supply and installation of Owner 
specified (Mitsubishi or equivalent as 
approved by Engineer In charge) Air- 
cooled mini-split type Air conditioning 
units complete with controls and 
accessories and foundations for outdoor 
units. Complete with Refrigent piping, 
valves, fittings, Refrigent charge and 
oil charge as per the directions of 
Engineer In charge. 




r 

b) Capacity 1.5 T.R 

6 

Nos. 



2. 

UP VC piping class D for equipment 
drain system complete with fittings. 
Specialties & Accessories for units of 
item ft 1 as per the directions of 
Engineer In charge. 

6 

PJob 


j ^COCc/L 

3. 

4 oz, weight coarse and 8 oz canvas 
cloth for pipe installation jacketing ns 
per the directions of Engineer In 
charge. 

6 

P.Job 


D-Uecc^. 

4. 

formatted plastic pipe insulation for 
refrigerant piping complete with 
accessories as per the directions of 
Engineer In charge. 

6 

P.Job 


VtfroL 

5 

3"Dia U-PVC conduit riser from Indoor 
Unit (Outdoor Unit to be placed on 
Roof / Mounted in wall as per site 
requiremnent) for laying of refrigerant 
pipes and electric cables for each 
individual AC unit as per the directions 
of Engineer In charge. 

6 

P.Job 

’Xoa 

f 

Total-B KS 

SRiibof- 


Sindh Public Procurement 


Regulatory Authority | www.pprasindh. gov.pk 






fc/iys ^ 0ii: 


isiuctor'ft 
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C- Cafeteria 

1. 

Supply and installation of Owner 
specified (Mitsubishi or equivalent as 
approved by Engineer Incharge) Air- 
cooled mini-split type Air conditioning 
units complete with controls and 
accessories and foundations for outdoor 
units. Complete with Refrigent piping, 
valves, fittings, Refrigent charge and 
oil charge as per the directions of 
Engineer Incharge. 





c) Capacity 2.0 T.R 

6 

Nos. 


/ 

2. 

UP VC piping class D for equipment 
drain system complete with fittings, 
Specialties & Accessories for units of 
item // 1 as per the directions of 
Engineer In charge. 

6 

P.Job 

T 


3. 

4 oz, weight coarse and 8 oz canvas 
cloth for pipe installation jacketing as 
per the directions of Engineer In 
charge. 

0 

P.Job 



4. 

Formatted plastic pipe insulation for 
refrigerant piping complete with 
accessories as per the directions of 
Engineer (n charge. 

6 

P.Job 

St \<*>L 


5 

3 "Pi a U-PVC conduit riser from Indoor 
Unit (Outdoor Unit to be placed on 
Roof / Mounted in wall as per site 
requiremnent) for laying of refrigerant 
pipes and electric cables for each 
individual AC unit as per the directions 
of Engineer In charge. 

6 

P.Job 

W 

42^4 

Total-C RS 



Sindh Public Procurement Regulatory Authority 


X- 




1 


U/sKashir Constructor 
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SINDH PUBLIC PROCUREMENT REGULATORY AUTHORITY 


CONTRACT EVALUATION FORM 


TO BE FILLED IN BY ALL PROCURING AGENCIES FOR PUBLIC CONTRACTS Ql 

WORKS, SERVICES & GOODS 


1 ) 

2 ) 

3) 

4 ) 

5 ) 

6) 

7 ) 

8 ) 

9) 

10 ) 
H) 

12 ) 

13) 

14) 

15) 

16) 
17) 


NAME OF THE ORGANIZATION / DKPTT. 
PROVINCIAL / LOCAL GOVT./ OTHER 
TITLE OF CONTRACT 
TENDER NUMBER 
BRIEF DESCRIPTION OF CONTRACT 
FORUM THAT APPROVED THE SCHEME 


MUET, Shaheed 2. A Bhutto Campus Khairpur Mir's 


Provisional Government 

For transferring throe nos transformers from academic prem ses to 
resident ial bloc* and HT work for developed phase of th e Residential Complex 

PD/MU ET/KHP/-466 Dated: 11-11-2016 

For transferring tnree nos transformers from academic premises to 
residential b o ck and HT work for developed phase of the Residen t al Complex 

PDW P Sindh 


TENDER ESTIMATED VALUE 
ENGINEER’S ESTIMATE 

(For civil works only) 

ESTIMATED O 
TENDER OPE: 

NUMBER OF TE 
(Attach list of buyers) 

NUMBER OF* BIDS RECEIVED 
NUMBER OF BIDDERS PRESENT AT 


2.098, 900. 0C 


2,148,972.66 



BID EVALUATION REPORT 
(Enclose a copy) 

NAME AND ADDRESS OF TI IE SUCCESSFU1 

CONTRACT AWARD PRICE 2 C33.900 

RANKING OF SUCCESSFUL BIDDER IN EVALUATION 
(i.e. 1“. 2 nd , 3 ,d EVALUATION BID). 1st Low «st 


18) METHOD OF PROCUREMENT USED : - (Tick one) 

a) SINGLE STAGE ONE ENVELOPE PROCEDURE Domestic 

b) SINGLE STAGE - TWO ENVELOPE PROCEDURE 

c) TWO STAGE BIDDING PROCEDURE 

d) TWO STAGE - TWO ENVELOPE BIDDING PROCEDURE 



PLEASE SPECIFY IF ANY OTHER METHOD OP PROCUREMENT WAS ADOPTED i.e. 
EMERGENCY, DIRECT CONTRACTING ETC WITH BRIEF REASONS: 


1/3 


Vice Chancellor 


19) APPROVING AUTHORITY FOR AWARD OF CONTRACT 


20) WHETHER THE PROCUREMENT WAS INCLUDED IN ANNUAL PROCUREMENT PLAN? 


Yes 

✓ 

No 



21) ADVERTISEMENT : 
i) 


SPPRA Website 

(If yes, give date and SPPRA Identification No.) 


Yes 

SPPRA No. 304SC dated 16-11-2016 

No 



ii) News Papers 

(If yes, give nam 


jf newspapers and dates) 



Yes 

Daily Down on 1 4-1 1-201 6, Rozam Sindh 
Express on 12-1 1-2016 & Daily Jung on 
dated 13-11-2016. 

No 



22) NATURE OF CO? 

23) WHETHER QUAL1FICA’ 

WAS INCLUDED IN BIDDING / TENDE1 
(If yes, enclose a copy) 


24) WHETHER BID EVALUATION CRITERIA 

WAS INCLUDED IN BIDDING / TENDER DOCU& 
(If yes. enclose a copy) 


Iwai 

✓ 

Int. 



Yes 

✓ 

No 



Yes 

✓ 

No 



ME 1 1 IOD OTHER THAN OPEN COMPETITIVE 

[ Yes 

r 

No 

✓ 

26) WAS HID SECURITY OBTAINED FROM ALL THE BIDDERS'.’ 

27) WHETHER THE SUCCESSFUL BID WAS LOWEST EVALUATED 

BID / BEST EVALUATED BID (in case of Consultancies) 





Yes 

✓ 

No 






Yes 


No 

✓ 





28) WHETHER THE SUCCESSFUL BIDDER WAS TECHNICALLY 

Yes 


No 

✓ 

COMPLIANT? 

29) WHETHER NAMES OF THE BIDDERS AND THEIR QUOTED PRICES WERE READ OUT AT 

1 Mt 1 IMh Ur UhT.ININO Ur BIDS? 

Yes 

✓ 

No 


30) WHETHER EVALUATION REPORT GIVEN TO BIDDERS BEFORE THE AWARD OF 
CONTRACT? 

uuiaui copy 01 me diu evaluation report) 

Yes 

✓ 

No 



2/3 


31) ANY COMPLAINTS RECEIVED 
(If yes, result thereof) 


Yes 


No 

No. 


32) ANY DEVIATION FROM SPECIFICATIONS GIVEN IN THE TENDER NO I ICE / DOCUMENTS 
(If yes, give details) 


33) WAS THE EXTENSION MADE IN RESPONSE TIME? 
(If yes, give reasons) 


Yes 


No 

No 


34) DEVIATION FF 
(If yes. give del a I 


ATION CRITERIA 



Yes 


No 

No 


Yes 


No 

No 


35) WAS IT ASSURED HY THE PROCt: 
BLACK LISTED’’ 


36) WAS A VISIT MADE BY ANY OFFICER/OFF 
SUPPLIER’S PREMISES IN CONNECTION WITH 
BE ASCERTAINED REGARDING FINANCING] 
(If yes, enclose a copy) 


37) WERE PROPER SAFEGUARDS PROVIDED ON M^ILI^ 
THE CONTRACT (BANK GUARANTEE ETC )? 


Yes 

E 

| No 



iE PROCURING AGENCY TO THE 
JREMENT? IF SO, DETAILS TO 
iROAD: 



Yes 

1 

L 

No 

✓ 





o VANCE PAYMENT IN 


Yes 


No 


38) SPECIAL CONDITIONS, IF ANY 
(If yes, give Brief Description) 




Yes 


No 

No 


Signature & Official Stamp of 

Authorized Officer PRDIFCT DIRECTOR 

MUET. Shahecd Z.A. Bhutto Campus 
— Khahuiir Mir's 


FOR OFFICE USF. ONLY 


SPPRA, Block. Sindh Secretariat [\o.4-A. Court Road \ Karachi 

Tele: 021-9205356; 021-9205369 A Fax; 021-9206291 


Print I Save I Reset 
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PAKISTANI I 


PAKISTANI] 


PAKISTAN; 


PAKISTAN 




■ 

- 

• 5 .-vr v- • - rr 


snetriAi 

AOHESIVI 
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FORM OF CONTRACT AGREEMENT 


I I lis rONIR ACT AGREEMENT (hcrcinjifler called llie 'Agreement") made on the day 

of February 2017 between Mehran University of Engineering- and Technology, Shalieed Z.A 
Ultimo Campus Khairpur MirVs (hereinallcr called the ‘Procuring Agency") of the one 
part and M/« Kushif constructor, Khairpur I hereinafter called the “Contractor”) of the other 
pail. 


WHEREAS the Procuring Agency is desirous that certain Works, viz For Air-Conditioning 

Cf fcP Cell ; Macfoawc*J <*J( MiUHr, Z.-A 

Bhutto Campus Khairpur Mil ’s vide work order NO.PD/IV1UET/KHP/-38 Dated: 1)1 -112-20 17 
an amounting to Rs. 1,860,300.00 should be executed by the Contractor and has accepted a 
Bid by the Contractor for the execution and ompletion of such Works and the remedying of any 
defects therein. 


NOW this Agreement witnesses as follows: 

I In this Agreement words and expi ssions shall have the same meanings as 
- are respectively assigned to them in tl e Conditions of Contract hereinafter referred 
> : • « 10. 

2. •’ * The following documents after eorporating addenda, if any except those 
v parts relating to Instructions to Bidi rs. shall be deemed to form and be read and 
. . i" 1 T consjriied as pail of this Agreement, * z: 

* ' Xn)r The Letter of Acceptance; 

(b) The completed Form of Bid • ng with Schedules to Bid; (c) 

Conditions of Contract t <nct Pain. 

•: I! i i ’:= «►<! NrhediiP of IV* • iiMie&(BoG)i lej 

I he Speed tuitions; uuu 
(I) The Drawings 

In consideration of the payments lo be made by the Procuring Agency to 
the Contractor as hereinuller m« ulioned, the Contractor hereby covenants 
with the Procuring Agcncv to c* ute and complete the Works and remedy 
iickus ihereiii in cun turn illy ami n ail respects within the provisions of the 
Contract. 


I’mc-uring no) iy cpvcn-»»*» ■ pay H tractor, in •• idciy< •» 


i hi execution and completion oflhc W* s as per provisions of the * mttracr, (he 
( nntract Price or such other sum as mu become payable under the provisions of 
lire Contract at the times and in the man r prescribed by the Contract. 

IN \\ I INCSS WHCKliOb the parties hcret< *ave caused this Contract Agreement to 
be executed on the day, month and year fu before written in accordance with their 

r%pfehve laws. 


Sieuabue oflhc Conti 


Sicnahue of ihc Contactor 




KASH* CONSTRUCTORS 


rQeiJ?f?OJECT UlRfCIOR 
■ImT, Slnhc*?d 7 . A. £ hullo Cam 


i. Bhutto Campus 


Proprietor 


Khnirpur Mir’s 


*u 


li and I )elivered in the presence of: 



( | iiie and Address) 


(Name, 'Title and Address) 


